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CONFIDENTIAL HELSINKI 1384 


E. O.: 11652: GDS 
TAGS: ASEC 

SUB J : LENINGRAD OFFICE BUILDING 
FROM BARKMAN 
MOSCOW FOR RSO AND TSO 
FRANKFURT FOR RTC AND RSS 

1. THE SECURE AREA OF THE FOURTH FLOOR NOW CONSISTS OF FIVE 
LARGE ROOMS PLUS LOBBY. ABOUT SEVEN THOUSAND SQUARE FEET WITH 
TEN FOOT PLUS, HIGH CEILINGS. WE HAVE NO IDEA WHAT GOES WHERE 
AND THEREFORE HAVE ROUGHLY PLANNED MATERIAL FOR PARTITIONING 
FIVE OFFICES AND REINFORCING FOUR WALLS OF ONE OF THE LARGE 
AREAS. WE MUST OBLIGATE FUNDS FOR THIS MATERIAL BEFORE JUNE 15. 
PRACTICALLY ALL MATERIAL MUST COME FROM FINLAND WHICH PRESENTS 
DELIVERY AND STORAGE PROBLEMS. FOR EXAMPLE: WE HAVE NO EXCESS 
STORAGE SPACE FOR 200 BAGS OF CEMENT IF THEY ARE NOT TO BE USED. 

IT IS NOW MAY 25 AND THE TURNOVER TARGET DATE IS UNCHANGED. 

SEE ADVANCE PARTY SITREPS. 

2. ESTIMATE OF LOCKS AND EQUIPMENT WERE FORWARDED TO MOSCOW 
LAST MONTH WITH REQUEST FOR INFO AS TO SOURCE OF SUPPLY, DEPT. 

OR FRANKFURT. AT THIS TIME, OR IN THE NEAR FUTURE, XRAY WILL 
NOT BE USEFUL. WE HAVE NO STORAGE FOR ANY CLASSIFIED MATERIAL 
OR EQUIPMENT. 
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3. REGARDING TECHNICAL SECURITY THREAT: I HAVE A WEALTH OF 
IDEAS AND OPINIONS WITH SUPPORTING EVIDENCE, NONE OF WHICH IS 
ON RECORD FOR OBVIOUS REASONS. PHOTO RECORDING IS USELESS TO 
ANYONE EXCEPT THE PERSON TAKING THE PICTURES. UNTIL BUILDING 
TURNOVER WE CAN ONLY OBSERVE, THEREFORE AT THIS TIME COUNTER- 
MEASURE ACTIVITY IS ALMOST ZERO. CONDITIONS WILL REMAIN THE 
SAME UNTIL BUILDING IS PHYSICALLY SECURED. CONSIDERABLE COUN- 
TERMEASURE WORK WILL BE REQUIRED BASED ON MY OBSERVATION AND 
OPINION. 

KREHBIEL 
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